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I. PROJECT DATA 
Objective: 

To develop an adjustable tar cigarette product. 

Status: 

DATA test market of Concord Regular and Menthol 85's is in progress. 
Completed screening of initial Merit Select prototypes. 

DATA Menthol 85 POL extended use test completed. 

In-house, one-month extended use test (60 panelists/regular 
and menthol 85's) completed. 

Plans: 

Product Optimization 
Process Optimization 
Develop Merit Select Prototypes 


On-going 
On-going 
4th Qtr., 1985 


II. VIRGINIA SLIMS LIGHTS 120'S 
Objective: 

To develop a subjectively acceptable 120 mm version of Virginia 
Slims Lights Regular and Menthol. 

Status: 

National introduction began October 7, 1985. 


III. B&H DELUXE LIGHTS 
Objective: 

To develop a B&H Lights Regular and Menthol with a 24.0 mm 
circumference for packaging in a deluxe flip top box. 

Status: 

Test Market began October 7, 1985 in Sacramento and! Tulsa/ 
Oklahoma City. 
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IV. PLAYERS LIGHTS 25'S 
Objective; 

To develop a 10 mg tar 85 mm and a 12 mg tar 100 mm cigarette 
in both Regular and Menthol to be sold as a value entry product 
with 25 cigarettes per pack. 

Status: 

Players Lights Regular 85 and 100 mm' is currently in Test Market. 
This Test Market is scheduled to be expanded on October 7, 1985. 

National introduction of Players Lights 25's in both Regular 
and Menthol is scheduled for December/January. Salesmen's 
samples were shipped October 21, 1985 and production start-up 
for the building of inventory for the national introduction 
began on October 25, 1985. It is necessary that 1.5 billion 
cigarettes be produced by the end of 1985. 


Plans: 

National Introduction December/January 

V. CAMBRIDGE LIGHTS 20'S 
Objective: 

To develop a 12 mg tar 85 and 100 mm value entry product in 
both Regular and Menthol to compete against Doral. 

Status: 

Cigarette specifications are being finalized for this product. 
The Test Market is scheduled for January 6, 1986 in Denver 
and Des Moines. 

Plans: 

Ship Completed Salesmen's Samples November 21, 1985 

Production Start-Up December 2, 1985 

Test Market January 6, 1986 

VI. PROJECT BRISTOL 
Objective; 

To develop a 85 and 100 mm generic cigarette in both Regular 
and Menthol. 


Status: 

Several models were produced at the request of N.Y Marketing 

for field sampling. Nonmenthol cigarettes were produced at 

two tar levels, 12 and 16 mg, and in both 85 and 100 mm configurations. 


Low cost blends and the foamed binder technology are being 
investigated for this program. 
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